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BILL NO. S-93-10-/ iA 


SPECIAL ORDINANCE NO. S- / 5 GB 


AN ORDINANCE approving CONTRACT 507- 
1993, 3RD STREET - FRANKLIN AVENUE 


COMBINATION SEWER  RECONSTRUCTION, 


between T-G INCORPORATED and the 
City of Fort Wayne, Indiana, in 
connection with the Board of Public 
Works. 

NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That CONTRACT 507-1993, 3RD STREET - 
FRANKLIN AVENUE COMBINATION SEWER RECONSTRUCTION, by and 
between T-G INCORPORATED and the City of Fort Wayne, 
Indiana, in connection with the Board of Public Works, 
for: 

the  furnishing of all labor, 

material, equipment, tools, power, 

transportation, miscellaneous 

equipment, etc for: Mainline - 

Beginning at a proposed combination 

sewer manhole 182+ LF North of the 

centerline intersection of Sinclair 

Street and Franklin Avenue; thence 

North 352+ LF to a proposed manhole; 

thence East 165+ LF to a proposed 

manhole. Said Sewers shall be 48", 

24", and 12" in diameter. 
the contract price is Two Hundred Eighty-Six Thousand 
Nine Hundred Fifty and 50/100 Dollars ($286,950.50), all 
as more particularly set forth in said Contract, which is 
on file in the Office of the Board of Public Works and, 
is by reference incorporated herein, made a part hereof, 
and is hereby in all things ratified, confirmed and 
approved. Two (2) copies of said Resolution are on file 
with the Office of the City Clerk and made available for 
public inspection, according to law. 

SECTION 2. That this Ordinance shall be in full 
force and effect from and after its passage and any and 


all necessary approval by the Mayor. 






CLT A 
JUEL 


\ZZ Council Member 
LY 


APPROVED AS TO FORM 
AND LEGALITY 


Bi Mer p Ty SUR 
J. Timothy Caulay, Qity Attorney 


THIRD STREET — 
FRANKLIN AVENUE 


COMB. SEWER RECONSTRUCTION 


RESOLUTION 507 —1993 ENGINEER'S ESTIMATE 


24" CLASS III RCP 

2A" ø CLASS IV RCP 

12" ø CLASS III RCP 

STD CFW TYPEI-A MH 

STD CFW TYPE II-A MH (60") 
STD CFW TYPE II-A MH (72") 
#53—#73 STONE BACKFILL 
SEWER REPAIR 6" — 12" 

10" DEEP STRENGTH ASPHALT 
2" A-2 ASPHALT SURFACE 
CONCRETE CURB REPAIR 

7" CONCRETE ALLEY INC. 
APPROACH 

STD CFW TYPE I-E3 CB 

14|4" — 6" WATER MAIN REPAIR 
REPLACEMENT 


1 
2 
3 
4 
5 
6 
7 
8 
9 


pab pui jah 
wp =o 


p= 
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TOTAL BID 


$27,232.00 B 
$55,611.00 B 
$5,900.00 8 
$3,870.00] 
$14,540.00 B 
$10,430.00 B 


3 ERCOT CONSTRUCTION 


$232.00 
$600.00 
$38.00 
$3,300.00 
$5,355.00 
$8,925.00 


$36,400.00 B 
$5,200.00 8 
$9,945.00 B 


$10,222.50 $ 


$2,000.00 Å 


$10,450.00 Bl 


$7,200.00 





THIRD STREET — 
FRANKLIN AVENUE 


COMB. SEWER RECONSTRUCTION 
RESOLUTION 507 —1993 
ALTERNATE BID 


48" ø CLASS III RCP 
48" ø CLASS IV RCP 
24" ø CLASS III RCP 
12" ø CLASS III RCP 
STD CFW TYPE I-AMH 
STD CFW TYPE II- A MH (84) 
#53—#73 STONE BACEFILL 
SEWER REPAIR 6" — 12" 
10" DEEP STRENGTH ASPHALT 
2" A~ 2 ASPHALT SURFACE 
CONCRETE CURB REPAIR 
7" CONCRETE ALLEY INC. 
APPROACH 

13|STD CFW TYPE I-E3 CB 

14 |4" — 6 WATER MAIN REPAIR 
REPLACEMENT 


TOTAL BID 


map Eit 


EENGINEER'S ESTIMATE 


$35,650.00 B 


$66,716.16 B 
$84,334.80 BH 


$3,512.00 B 


$2,930.00 E 
$30,000.00 B 
$31,500.00 B 

$2,500.00 8 
$14,257.92 Å 
$10,603.20 B 

$2,175.00 B 


$14,377.00 B 
$6,600.00 B 


$10,000.00 B 


$315,156.08 å 


$10,450.00 E 
$7,200.00] 


BERCOT CONSTRUCTION 


$263.00 
$305.00 
$935.00 
$38.00 
$3,300.00 
$10,500.00 





Read the first time in full and on motion by Cad ree] , 
seconded By  — , and duly adopted, read the second tie by 
title and referred to the Committee on Gy ZZ. - : 

City Plan Commission for recommendation) amd i i 
due legal notice, at the Co 

Building, Fort Wayne, i 


of 






DATED: | /D-/2 GO 


SANDRA E. KENNEDY, CITY CLERK 


Read the third time in full and on motion by WP , 
Secended-—-by————— ——————— ; and duly adopted, placed on its passage. - 






SANDRA E. 


PASSED LOST— by the following vote: 
AYES NAYS ABSTAINED ABSENT 
TOTAL VOTES 9 | "EP, 
BRADBURY ~ 
EDMONDS : | 1 
GiaQUINTA MED | “~ 
HENRY eem 
LONG e MOD 
| LUNSEY EE o— n 
RAVINE | c— 
SCHMIDT c7 
^ TALARICO m 
DATED: ALT PET mM hade £ 





KENNEDY, 


Passed and adopted by the Common Council of the City of Fort Wayne, 





Indiana, as (At : 3 L 


(SPECIAL) (ZONING) | ORDINANCE RESOLUTION NO. Z LIZZ 
on the D c day of ætter) | , 19 AS 






SANDRA E. KENNEDY, CITY CLERK 


(SEAL) 

. p» » LEAR 
PRESIDING OFFICER i Á 
Presented by me to the Mayor of the City of Fort Wayne, Indiana, on 


the c2 7c day of CO ee 2 ,19 AG 


at the hour of 2:20 o'clock S, /M., E.S.T. 


Labs d 


SANDRA E. KENNEDY, CITY CLER 






Approved and signed by me this l-A day of Wevesdo ' 


19 93 , at the hour of lo: 5. o'clock -M., E.S.T. 
AAL 


PAUL HELMKE, MAYOR 


MEMORANDUM 


TO: Common Council Members 


FROM: Patrick W. Callahan, Asst. Chief Engineer/Sanitary 
Water Pollution Control Engineering 


DATE: September 23, 1993 


RE: Introduction of Contract for Resolution 507-1993, Third Street - Franklin Avenue 


Combination Sewer Reconstruction 
c 
m 223-0- Y 


This project was initiated because three emergency repairs were required within a two year 
period, the repairs reduced the capacity of the sewer, and the condition of the existing pipe 
indicated that other repairs could be required at any time. The improvements will replace 
those sections of pipe where the emergency repairs occurred and oversize two of the sections 
to be replaced so that they will not have to be replaced again as part of a relief sewer project 
called for in an earlier master plan. 





The work covered by this contract is: 
Mainline 
Beginning at a proposed combination sewer manhole 182+ LF North of the centerline 
intersection of Sinclair Street and Franklin Avenue; thence North 352+ LF to a 
proposed manhole; thence East 165+ LF to a proposed manhole. 


Said sewers shall be 48", 24" and 12" in diameter. 


The advertised Notice to Contractors ran on August 13 and 20, 1993 and bids were received 
September 1, 1993. 


The Contract for Resolution No. 507-1993, Third & Franklin Avenue Combination Sewer 
Reconstruction, was awarded to T-G Incorporated in the amount of $286,950.50. This was 


9% below the engineers estimate ($315,156.08). They were the lowest of two bidders. 


The cost of said improvements shall be paid with Water Pollution Control Utility revenues. 


TITLE OF ORDINANCE: Sewer Contract 507-1993, 3rd & Franklin Avenue 
Combination Sewer Reconstruction 


DEPARTMENT REQUESTING ORDINANCE: Board of Public Works 

SYNOPSIS OF ORDINANCE: Sewer Contract 507-1993, 3rd & Franklin Avenue 
Combination Sewer Reconstruction is for the furnishing of all labor, 
material, equipment, tools, power, transportation, miscellaneous 
equipment, etc., necessary for the following. 

Mainline - Beginning at a proposed combination sewer manhole 182+ LF North 
of the centerline intersection of Sinclair Street and Franklin Avenue; 
thence North 352+ LF to a proposed manhole; thence East 165+ LF to a 
proposed manhole. Said sewers shall be 48", 24" and 12" in diameter. 
T-G Incorporated is the contractor. 

EFFECT OF PASSAGE: Reconstruction of a severely damaged sewer system. 


EFFECT OF NON PASSAGE: 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $286,950.50 (Sewer 
Utility Funds) 


ASSIGNED TO COMMITTEE: 


BILL NO. S-93-10-14 


REPORT OF THE COMMITTEE ON 
CITY UTILITIES 
JANET G. BRADBURY - CHAIRPERSON 
SAMUEL J. TALARICO - VICE CHAIRPERSON 
RAVINE, HENRY 





WE, YOUR COMMITTEE ON CITY UTILITIES TO WHOM WAS 
REFERRED AN (ORDINANCE) (RESGSUSSON) approving CONTRACT 507-1993, 


3RD STREET - FRANKLIN AVENUE COMBINATION SEWER RECONSTRUCTION, 
between T-G INCORPORATED and the City of Fort Wayne, Indiana, 


in connection with the Board of Public Works 























HAVE HAD SAID (ORDINANCE) (BESGREKRERK) UNDER CONSIDERATION 
AND BEG LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID 


(ORDINANCE) xXoBBOODBUXEGON) 
DO PASS DO NOT PASS ABSTAIN : NO REC 











Sandra E. Kennedy 
City Clerk 


